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ENGINEERING STUDY [) 


4reraft C e j * 
| aOR mae CHANGE PROPOSAL LAC 58 


AFFECTS : wsPo [x] project [J 


NAME OF MAJOR SS ylacd Lae WS ver SU og Art Fun, PART NO. & MODEL OR TYPE 
Airframe eapocents - 


rLE OF PROPOSAL : : Replacement pads te ving — clamps and fiberglas covering 
for aft fuselage = on the airframe components transport cart. 

NATURE OF PROPOSAL : 

‘1. Replace existing wooden Pad assemblies with Aluminum m Castings on the 

_ - Wing: eredre: cre: ———— aes 98 _ a 


> Gover "the deoden ‘aft fuselage cara on the airframe compantnts Gs 
“| transport cart with fiberglas: tcooter with b Spoay reat o Sade 


. Prepare a and issue de 129» Z ae : 


REASON FOR PROPOSAL : 
~ To ‘dncrease. the service lite of. the’ ecses components of ‘the » atrtrene 
components Geert cart, ea Batel. 


STAT 
W411 not authorize kits until ECP approval granted. 


ESTIMATED COST AND TIME INVOLVED | opment & tool to be 

aan a ustomers en 8558750" bas pastes 
ADDITIONAL FUNDING REQUIRED : None (SP=1918) 
ESTIMATED COST FOR KITS OR PARTS: — 1, $427.00 per cart 


Item 2, $307.00 per cart 
ADDITIONAL FUNDING REQUIRED : None (3P=1917) 


MISSION NTER- TOOLS & MAINTE. SERVICE FLIGHT 
EFFEC. ANCE - NANCE ire MANUAL 
TIVENESS ' BALANC! PROCEDURE 


EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD 24 hours 


SOURCE OF PARTS FOR KIT ? AVAILABILITY 7 “WEEKS AFTER APPROVAL 
Lac 


DISPOSITION OF SPARES AFFECTED 
NONE 


INITIATED BY : 
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